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17 July I970 


MEMORANDUM FOR: 


Acting Director of Training 


SUBJECT 


Weekly Activities Report #29 for Period 
9-15 July I 970 


25X1 A6a 

k 

, v- U' 


I. DP/s Task Force Committee Visit to On |4 July, 

a DD/S Task Force Comm i purpose of 25X1A6a 
CONDUCTING a SURVEY of FACILITIES and THEIR UTlLIZATI0N.25X1A6a 

Members of the Comm i tteRvPr^^™ 


> 25X1 A9a 



ol/recd 

os/epd 

OP/Control Division 

0 - DD/S 

OS/Operational Support Division 

OC 

OL/RECD 


25X1 A9a 


„ 25X1 A6a 

The Committee was interested in determining the Station's capability 
to absorb additional activities in existing facilities and/or assessing 

THE POTENTIAL FOR LOCATING NEW STRUCTURES AND H OUSING ON THE ST ATION. 

The latter would require new construction. The br 1 ef^5X1 A6a 

THE GROUP ON THE FACILITIES AND ACTIVITIES OF T R WHICH 
THEY WERE GlVEI^^^KJR OF ALL MAJOR FACILITIES ON THE STATION, INCLUDING 
HOUSING. MR. STATED THAT THEY ALSO WANT TO I NCLUDE A6a 

IN THEIR STUDY AND PLAN TO VISIT I7 JULY. 


2. Matters Related to Training - 


25X1 A6a 


a. Instruction: 


25X1 A9a 25X1 A9a 
25X1 A9a 
25X1 A9a 

25X1 A9a 



IA9a 


SAB/OTG; TCB/OTG; AND 

WERE BRIEFED IN HEADQUARTERS ON 9 JULY BY 

of Op s School in connection with the ^^^^5X1 A1 4b 

EXERCISE TO BE RUN AT^^^^^H 22 - 23 JULY. ^^™25X1A6a 

(2) c/pb/GTG, TRAVELED TO HEADQUARTERS 

15 - 16 July to meet with FE, CA and FI Staffs on OFC and BOC 

MATTERS . 


B> Training Resources Group : The Training Resources Group con- 
tinues to work on the Memory Bank. At the present time, this consists 
of reviewing old Phase II materials, weeding out old materials after 

PROPER CONSULTATION, ASSIGNING UNIFORM OTR INDEX CATEGORIES, CROSS 
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25X1 A6a 

25X1 A6a 




25X1 A 


25X1 A9a 

25X1 A6a 
25X1 A9a 


REFERENCING, ABSTRACTING, AND ADDING COMMENTS OF POTENTIAL 
INTEREST TO FUTURE USERS OF THE MATERIAL. COPIES OF IN DEX 
CARDS WILL BE INTEGRATED INTO THE OSL CENTRAL INDEX IN 

3- Matters Related to Training and Testing - 

No SIGNIFICANT ITEMS TO REPORT. 

4. Matters Related to Support - 


j§SljBpX1A6a 

25X1 A6a 

25X1 A6a 


Ma i ntenance/Construct i on : 


(I) 

NEW AIR-C 


IElectricAl Contractors began installation of the 
fONING COOLING TOWERS ON 13 JulY ’25X1A 


(2) I LL BEGIN THE SLURRY-SEAL WORK 

SOMETIME ^^UGU^^A^^^COMPLETl ON OF ASOT I -7 1 . 25X1A6a 



b. Ma i ntenance/Construct i on : 


(1) The construction of the new sewage facility is nearing 

COMPLETION. A CHANGE ORDER HAS BEEN AUTHORIZED TO PAVE 430 
FEET OF DRAINAGE DITCH LEADING FROM THE FACILITY TO PRECLUDE 
WASHOUT DURING HEAVY RAINFALL. COST IS APPROXIMATELY $2,4(30, 
WHICH IS AVAILABLE IN THE RESERVE HELD FOR THIS PROJECT. 

(2) The waterline i nstallat l on \ ' ' 

IS COMPLETE EXCEPT FOR CONNECTING TO THE QUARTERS AND SEEDING 
THE PIPELINE FILL. THIS WILL BE ACCOMPLISHED WITHIN THE NEXT 
FEW DAYS. 

c. Air Conditioning of Quarters ; The transformers for use with 

THE SURPLUS AIR CONDITIONERS ARRIVED ON |4 JULY. PUBLIC WORKS BRANCH 
BEGAN INSTALLING THE AIR CONDITIONERS IN STATION QUARTERS ON 15 JULY. 


Personnel: 




OF DEPARTE D FOR TWO MONTH S 1 TDY2^X1A6a 

ULY. HE Wl l^^^^VOLVED IN 25X1A14a 

PB/OTG^^^^^^| is attending the THgg^-1A6a 
WEEK NIS #50 AT THE STATE DEPARTMENT DURING 13 - 3 ! JULY. 
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